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Message Text 



UNCLASSIFIED 

PAGE 01 TEGUCI 02981 171454Z 
70 

ACTION ARA-10 

INFO OCT-01 ISO-OO EB-05 RSC-01 DRC-01 /018W 

018128 

R 162205Z JUL 74 
FM AMEMBASSY TEGUCIGALPA 
TO USDOC WASHDC 
INFO SECSTATE WASHDC 7603 

UNCLAS TEGUCIGALPA 2981 

E.O. 11652: N/A 

TAGS: BEXP, BMEP, ENRG, HO 

SUBJECT: MAJOR PROJECTS UPDATE: HYDROELECTRIC PROJECTS 
REF: TEGUCIGALPA 2114 AND TEGUCIGALPA 680 

1. IBRD COMMISSION TO MAKE STUDY OF EL CAJON PROJECT 
DESCRIBED IN TEGUCIGALPA 21 14 TO COMPLETE REPORT BY AUGUST 15. 
ACCORDING TO ENEE MANAGER. DECISION ON WHETHER OR NOT TO UNDERTAKE 
EL CAJON WILL BE MADE IN AUGUST OR SEPTEMBER. IF DECISION FAVORABLE, 
FINAL PLANS. SPECIFICATIONS, AND BIDDING DOCUMENTS WILL BE DRAWN 

UP IN 1975 SO THAT CONSTRUCTION CAN BEGIN IN 1976. OTHERWISE, 

ABOVE TIMETABLE WILL BE FOLLOWED FOR THE SMALLER EL NARANJITO 
PROJECT. 

2. RE EXPANSION OF RIO UNDO- YOJOA PROJEDT, CABEI RECENTLY AUTHORIZED 
LOAN OF ABOUT $1.5 MILLION TO ENEE TO FINANCE PREPARATION OF 

FINAL PLANS, SPECIFICATIONS, AND BIDDING DOCUMENTS. HARZA 
ENGINEERING NOW PREPARING THESE. INVITATION TO BID EXPECTED IN 
NOVEMBER, WITH ADJUDICATION IN DECEMBER, AND BEGINNING OF WORK IN 
JANUARY. DESCRIPTION OF WORK INVOLVED IS AS FOLLOWS: INCREASING 
VOLUME OF WATER AT SITE UTILIZING THE VARSOVIA, LINDO, LA PITA AND 
YURE RIVERS, WHICH TOGETHER WILL GIVE SUFFICENT VOLUME TO INCREASE 
GENERATING CAPACITY BY 40 MW; PRESSURE LINE; CONSTRUCTION OF MACHINE 
HOUSE AND SUBSTATIONS; RUN-OFF CANAL; INSTALLATION OF GENERATORS. 
TOTAL COST ESTIMATED AT ABOUT $25 MILLION. 

SANCHEZ 

UNCLASSIFIED 
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Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Message Attributes 



Automatic Decaptioning: X 
Capture Date: 01 JAN 1994 
Channel Indicators: n/a 
Current Classification: UNCLASSIFIED 

Concepts: CONSTRUCTION, REPORTS, HYDROELECTRIC POWER PLANTS, LOANS 

Control Number: n/a 
Copy: SINGLE 
Draft Date: 16 JUL 1974 
Decaption Date: 01 JAN 1960 
Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974TEGUCI02981 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 92-041 5 
From: TEGUCIGALPA 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740743/aaaablcs.tel 

Line Count: 51 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION ARA 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: TEGUCIGALPA 21 1 4 AND TEGUCIGALPA 680 

Review Action: RELEASED, APPROVED 

Review Authority: smithrj 

Review Comment: n/a 

Review Content Flags: 

Review Date: 04 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <04 OCT 2002 by Thomas VJ>; APPROVED <16 JAN 2003 by smithrj> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 



Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: MAJOR PROJECTS UPDATE: HYDROELECTRIC PROJECTS 
TAGS: BEXP, ENRG, HO, IBRD 
To: COM 
Type: TE 

Markings: Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 



Declassified/Released US Department of State EO Systematic Review 30 JUN 2005 




